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Message Text 


PAGE 01 STATE 140582 

66 

ORIGIN FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019 R 

DRAFTED BY A/FBO:PWSTANGE:MAH 
APPROVED BY A/FBO:CVSWAN 
A/SY :RMCCARTHY (PHONE) 

EUR/EX:JCORDOZA (DRAFT) 

061330 

P 162141Z JUN 75 
FM SECSTATE WASHDC 
TO AMEMBASSY ATHENS PRIORITY 
INFO AMCONSUL FRANKFURT PRIORITY 

UNCLAS STATE 140582 

E.O. 11652: N/A 

TAGS: ABLD 

SUBJECT: ANTI-TERRORISM FBO FUNDED PROJECTS, PROPERTY 
NO. 15218 

REF: (A) ATHENS OM APRIL 28 (B) ATHENS OM MAY 23 (C) 

TELECON STANGE-SIORIS JUNE 12 

FRANKFURT FOR RSS 

1. AUTHORIZED AWARD CONTRACT FOR PROCUREMENT, CONSTRUCTION 
AND INSTALLATION OF FOLLOWING ITEMS FROM LOW BIDDER ALKIS 
E. VARDIS AT LUMP-SUM LOCAL CURRENCY EQUIVALENT DOLS. 

303,295, FOLLOWING ALTERNATE SOLUTION INDICATED ON LAYOUT 
PLAN NO. 6 OF THE SPECIFICATIONS APPENDED TO THE EMBASSY'S 
INVITATION TO BID DATED MARCH 21, 1975: 

A. GALVANIZED STEEL PERIMETER FENCE AROUND CHANCERY 
BUILDING AT PLOT BOUNDARY. 

B. CABINET, PLATFORM, AND DESK FOR MAIN LOBBY. 

UNCLASSIFIED 

PAGE 02 STATE 140582 

C. REMOVE EXISTING GLASS PANE DOORS AND RELOCATE AT NEW 
POSITION; ADDITIONAL CERAMIC TILE SCREENS AND MATCHING 
STEEL SLIDING GATE. 
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2. EMBASSY REQUESTED: USE FORMS DS-1718 AND DS-1719; 

INSERT APPROPRIATE RATE LIQUIDATED DAMAGES; OBTAIN PERFOR- 
MANCE AND GUARANTY BOND AND APPROPRIATE INSURANCE; EFFECT 
PAYMENT ON BASIS VALUE OF WORK PERFORMED LESS 15 PERCENT 
RETENTION. NO ADVANCE PAYMENTS ARE TO BE MADE. IF TAXES 
AND/OR PERMITS NOT ALREADY DEDUCTED FROM THE BID ARE 
WAIVED. THE APPROPRIATE AMOUNT(S) SHOULD BE DEDUCTED FROM 
THE CONTRACT BY CREDIT CHANGE ORDERS. SUBMIT COPY OF 
CONTRACT AND ALL RELATED DOCUMENTS TO DEPARTMENT. 

3. XJ-3218 ALLOTMENT DOLS. 303,295 CODE 212 FOLLOWS. 

4. USING THIS TELEGRAM AS AUTHORITY, POST MUST ENSURE OB- 
LIGATION IS MADE PRIOR TO JUNE 30 BECAUSE UNOBLIGATED 
AMOUNTS REVERT BACK TO APPROPRIATION LEVEL AND REQUIRE 
REAPPORTIONMENT FY 1976. IF POST UNABLE TO UTILIZE THESE 
FUNDS, PLEASE REPORT TELEGRAPHICALLY TO DEPARTMENT 
IMMEDIATELY. 

KISSINGER 

UNCLASSIFIED 


« END OF DOCUMENT » 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 26 AUG 1999 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE140582 

Document Source: ADS 

Document Unique ID: 00 

Drafter: A/FBO:PWSTANGE:MAH 

Enclosure: n/a 

Executive Order: N/A 

Errors: n/a 

Film Number: D750209-0934 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 975061 01 /baaaamte. tel 

Line Count: 77 

Locator: TEXT ON-LINE, TEXT ON MICROFILM 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 02 DEC 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <02 DEC 2002 by PhilliR0>; APPROVED <09 MAR 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> wfs 971023 

Subject: n/a 

TAGS: ABLD, GR 

To: ATHENS INFO FRANKFURT 

Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 
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